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EPA 

HARRISON  WESTERN  CONSTRUCTION 
1208  QUAIL  STREET 

LAKEWOOD,  COLORADO  80215  i 

♦ 

Finish  mifestone  potnl 

GOLD  KING  MINE  - PORTAL  REOPENING 

phone  303-234-0273  fax  303-237-9868  : 

S Environmental  Restoration,  LLC  USEPA  Region  8 

Rmquest  for  Proposal  GB-1S 
Portal  Opening  end  Support 

Doe  August  08,  2014  3PM  Mountain  Time 


Attachment  B 


SCHEOULEOFPiilCIMG 

RFP#  6i-15-W1  ^Gold  King 

Item 

0E3CRIPTI0N 

Est,  Volume 

$Per  Unit 

'fmm. 

1.0 

Mobilization 

Lump  Sum 

iCBI/Ex.  4! 

CBi/Ex.4 

2.0 

Rate  Sheet 
Attach  separately 

3.0 

Demobilkaion 

Lump  Sum 

1 CBI/Ex.  4 1 

CBI/Ex.  4 

:4.0  : 

Bond  Costs 

Lump  Sum 

f I CBI/Ex.  4 1 

CBI/Ex.  4 

5.0  : 

Tolfll  Cost  (items  1 , 3 &4) 

^CBI/Ex.  4 1 

■ 

part  of  1 
;■  tw^BS,  1 

M up  taBm  hr  both  m^hnhn^at  M mnior  onghmr,  to  b» 

of  worK  tfd.  Timm  ftsm m a# 

tos,  #te 

rf  fere^ifeeiw  or  mrmwd  consMoraikin,  at  the  mh  of  St. 

Comoanv Name: Western  Const.  Corp. 

Date:  08/08/2014 

ProJaa/¥echnlialCo  Chris  Hassel 

Phone:  303-234-0273 

EPAID# 

P^9as©  mfBrtoRFP#  G8-1 5-001  maanlinaamBSDmdafKe  toyowr  ijuolatfon.  Any  qimMions  f^ese  connect  (he 
repmsentatives  bMcw.  Bid  Due  date  defined  w^ttb  RFP. 

Submit  Proposals  to;  Environmental  Remediation  LLC  636.680.2416  Phone 

1686  Fabk*  Drive  638.680.2477  Fax 

St.  Louis,  MO  63026  E-mail  to  RFQiaERLLC.CQM 

Attention;  >l8n  Rick,  Purohaslng 


ED  000552_000296 12-00002 


RESTOR-ATiOKI 


1666  FABICK  DRIVE 
ST.  LOUIS,  MISSOURI  63026 
PHONE  (636)  227-7477 
FAX  (636)  227-6447 
www.edlc.com 


Purchase  Order: 

i Date;  OB/20i14 

PO#:  10429 


Vendor  Information 


Harrison  Western  Conslrirclion 


1208  Quail  Street 


Lakewood,  CO  80215 


Coniacl: 

Chris  Hasset 

Phone: 

chassel@h3rwesl  ccim 

Fax: 

30M34»0273 

Ship  To; 


Environmental  Restoration  LLC 


4870  Newport  SI 


Commerce  City.  CO  80022 


IMPORTANT  INSTRUCTIONS 

> PLEASE  NOTE;  Envlronmentjil  Resioratlon,  LLC  is  nol  n sales 
exempt  company. 

> All  terms,  conditions  and  Instructions  set  forth  In  this  transection  are 
eleled  on  the  face  and  reverse  side  of  this  Purchase  Order. 

> Aii  Invoices  must  show  the  Job  Code/PO#  to  be  processed  for 
payment. 

> immediate  or  weekly  Invoicing  Is  encouraged. 

> Aii  invoices  wjf}  be  apprcrvtd  by  ER  for  aii  sarvicee/materiais  received 
by  the  projlect  before  payment  will  be  made 

>Terms  etart  on  date  of  an  approved  Invoice 

> ALL  INVOICES  MUST  BE  RECEIVED  WITHIN  90  DAYS  OF  THE 
COMPLETION  OF  EACH  DELIVERY  TO  BE  VALID  FOR  PAYMENT. 


Dale 

8/I9/20H 


ITEM 


Requestor 

M.  Ladtcnre 


Job  Code 
GK8-51 


Cost  Code 
5300.006 


MATERIAL,  SERVICE,  DESCRIPTION  OF  WORK 


iP«rRFP#G0-15^1 


Gold  King  Mine  (7  Level  Adit) 


QTY 


UNIT 


Terms:  60  Days 


PRICE 


AMOUNT 


5300.006 


Mobtlczabon 


53CK3.WB  ■ 


Rata  Sheei  Ptiong  as  included  w/m  HW  Bid  ' 


Project  Manager 


Lead  Minov 


Lead  Miner  OT 


Miner  1 ST 


Forkitfl 


Diesel  Welder 


EJecOfC  Welder 


Jackleg 


Ptck-up 


Slusher 


Excavator 


Loader 


Generator 


Skid  Steer 


Compressor 


Fan  20  hp .. 


Tool  Trater 


Tugger 


Per  Diem 


5300-006 


Cemal^li2;aiion 


5300.006 


Bwd  costs  (1.50%  of  oontact  value  as  par  HW  Bid) 


CBI/Ex.  4 


All  terms  and  corvdrtions  pm  RFP  U GT8-14-001  dated  7.^9?  14  are  in  effect.  This  PO  does  not  guarantee  the  work  will  be  performed,  end  makes  no  guarantee  of  guanHUes, 

I Actual  quantrtjas  may  be  greater  than  or  less  that  the  quantity  speorfied.  Alt  Invoices  must  be  de-ia'fed  with  quanljljes  arvd  be  approved  by  ER  Manager  before  payment  will  be 
I processed.  


For  Emironmentai  ResMmtim  the: 


Vendor ^ 
Dale:  __ 


ED  000552  00029612-00003 


